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SUBJECT: OFFICE/WORK/LAB ROOMS PROVIDED FOR REGIONAL 
TECHNICAL SECURITY UNIT 

REF: STATE 147620 
STATE 123758 
STATE 118117 
ATHENS 3564 

1. IN ORDER TO MODIFY WORK/LAB ROOM IN BASEMENT (372 QG FT) 
EMBASSY WILL REQUIRE THE FOLLOWING ITEMS AND SUPPLIES: 

A) CONSTRUCTION OF TWO (A) A/C FRAMES $33.00 

B) BRICKS & FRAME FOR INSTALLATION VAULT DOOR 300.00 

C) TO AUGMENT FACING AND SIDE WALLS AND CLOSE IN 

WOODEN DOOR ENTRANCE IN FAR WALL WITH BRICK CEMENT 
AND REINFORCING IRON MESH 1 ,000.00 

D ) ELECTRIC INSTALLATION AND WIRE SUPPLIES 1 8 .00 

E) CONSTRUCTION OF THREE WORK BENCHES AT $100.00 

EACH 300.00 

F) PAINTING OF ROOM 1 50.00 

G) TWO A/C AT $ 1 80.00 EACH 360.00 

H) FOUR (4) SAFES - DIEBOLD AT $1,071 EACH 4,284.00 
INCLUDING SHIPPING. STATE PROCUREMENT. 

I) DEXION, ANGLE FOR SHELVES 160 METERS, 

$1.25 PER METER 200.00 

J) DEXION SHELVES - 108 AT $5.20 EA 561 .60 
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ITEMS (I) AND (J) TOGETHER ARE 275 LINEAR FEET, 18 INCHES 
WIDE. 

2. RTC OFFICE ON SECOND FLOOR EMBASSY IN RSO AREA; 225 SQ. FT. 
SUITABLE FOR TWO EFFICERS. DESKS AND NORMAL OFFICE EQUIPMENT, 
EXCLUDING SAFES, AVAILABLE. 

3. U.S. NAVY SEABEE OFFICE/WORK SHOP IN EMBASSY BASEMENT, 

274 SQ FT. LOCATED CLOSE TO ROOM IN PARA ONE, SUITABLE FOR 
TWO SEABEES. ROOM PRESENTLY PARTIALLY EQUIPPED WITH DESKS, 
WORK BENCH AND SHELVES. 

4. ALL NUMBERS PARA 1, EXCLUSIND (H), CAN BE ACCOMPLISHED 
AS SOON AS POST RECEIVES FUNDING IN AMOUNT OF $2,922.60 
(TOTAL AMOUNT LESS SAFES). PLEASE ADVISE SOONEST IN ORDER 
FOR WORK PRIORITIES TO BE ARRANGED. 

5. POST WILLING TO ACCEPT WOLF AND FAMILY AS PROPOSED 
STATE 147620. WORLF'S PRESENCE WILL ASSIST IN ESTABLISHMENT 
OF RTC UNIT. 

TASCA 


LIMITED OFFICIAL USE 


NNN 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 15 JUL 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: GolinoFR 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ATFIENS04452 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 88-0830 
From: ATHENS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740750/aaaabqov.tel 

Line Count: 83 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: STATE 147620 

Review Action: RELEASED, APPROVED 

Review Authority: GolinoFR 

Review Comment: n/a 

Review Content Flags: 

Review Date: 08 MAY 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <08 MAY 2002 by boyleja>; APPROVED <27 MAR 2003 by GolinoFR> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: OFFICE/WORK/LAB ROOMS PROVIDED FOR REGIONAL TECHNICAL SECURITY UNIT 
TAGS: ASEC, AFSP, ABLD, GR 
To: STATE FRANKFURT 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



